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POST-ILLNESS MEDICAL EXAMINATIONS 


We have just completed a six month trial period during which all 
employees who planned to return to work following extended periods 
of absence due to illness or injury were made subject to physical 
examination by our own doctor. The purpose was to make certain 
that the employee is physically capable of returning to his or her 


normal duties. 


The new practice has proved satisfactory in that many employees who 
normally would have returned to work and possibly become a hazard 
on the job, both to themselves and to their fellow employees, have 
been referred to their personal physician for further medical 
attention. This examination has also been the basis for extending 


sick leave in some instances. 


The return of a physically unfit employee is not only an insurance 


risk, but often the start of a personnel problem. 


SAFETY PROGRAM 


In an effort to further reduce the possibility of driver accidents 
where Department vehicles are concerned, our Safety Section plans in 
the very near future to issue special certificates for drivers and 
equipment operators. These certificates will indicate the type of 
equipment we have found the bearer of ore toxra is qualified to drive 


or operate with full assurance of safety. 


NJDOT RESEARCH LIBRARY 


Digitized by the Internet Archive 
in 2023 with funding from 
TPF-5(442) Transportation Research and Connectivity Pooled Fund Study Digitization Project 


https://archive.org/details/njshd-monthly-1959-12-08 


CONSTRUCTION ACTIVITIES 


As of the first of this month the total dollarwise value of field 
work underway was in excess of $77 million. This figure comprises 


46 separate projects. 


With the winter season now upon us, we have taken steps to assure 
that all projects that are expected to continue through the winter 
months have proper advance warning facilities to assure safe passage 
under all conditions. Our Safety section is undertaking a complete 


review along these lines. 


SPECIAL CONSTRUCTION 


The removal or consolidation of mud and other unsuitable material 
in depths ranging up to 50 feet in some places was the key item on 
one of our Interstate Route 295 construction projects now underway 


in the Westville area of Gloucester County. 


The successful bidder on the $ million project, Brann and Stuart 
Company of Trenton, elected to remove the unstable material by 
dredging---an alternate not usually employed when the excavation 


depth is as great as planned on this project. 


To accomplish this extra deep excavation the contractor employed a 


16 inch dredge equipped with a specially built dredging "ladder" 75 
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SPECIAL CONSTRUCTION, cont'd. 


feet long. With the operation now completed we can say that it was 
imminently successful and provided a savings both in time and money 
to the state. Back-filling operations now are being carried out 
with the material being dredged from the Delaware River and piped 


to the nearby project site. 


ROUTH 21 FREEWAY 


As the result of much local interest in our alignment planning for 
the Route 21 Freeway in the Passaic County area, Mayor DeMuro and 


several officials from Passaic visited with us recently. 


Our current construction has carried the new freeway northward from 
Newark along the Passaic River as far as Route 3 in Clifton. Ultimately 
the route will be extended northerly to meet Interstate Route 80 in 


the Paterson area. 


At the present time we have several alignment possibilities that are 

being thoroughly looked into. The Passaic officials feel that although 
our construction, due to fiscal reasons, may not be imminent, an indication 
of the future alignment is vital to Passaic and its residents. The 

main feature of the presentation made by the officials was a proposal. 

to shift the alignment across the river from a point a little north of 

the Passaic-Clifton line. This would cause it to traverse portions of 


East Rutherford and Wallington in Bergen County before re-crossing the 
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ROUTE 21 FREEWAY , cont'de 


the river into Passaic agains We are reasonably certain that such 
a proposal will meet with objection on the Bergen County side of 

the river. However, we assured the delegation that we will prepare 
cost-estimates on the proposal for comparison with other alignments 


now being studied. 


FEDERAL EMERGENCY PROGRAM 


It will be recalled that this Department had more than $10 million in 
projects underway since last December 1 as part of the 1958 Federal 
Emergency Construction Program. This program was intended as a 

"$400 million shot-in-the-arm" for what was analyzed at that time as 
a national economic recession. These projects had a December 1, 1958 
deadline for getting underway and it was stipulated that they must be 
completed by December 1, 1959 in order to be eligible for a two-thirds 


Federal sharing of their cost. 


Our program was divided into 16 contracts covering improvements to eight 
highwayse Despite some construction difficulties encountered, we were 


able to complete all of these projects within the time limit specified. 
HIGHWAY LITTER 


In the interest of maintaining a presentable highway system despite the 
regular depositing of tons of litter along New Jersey roadways each year, 


we have purchased two new machines. 
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HIGHWAY LITTER, cont'd. 


Called "litter sharks" these machines are compact and operated by one 
man. They function on the vacuum cleaner principle and are able to 
accommodate the general type of litter found along highways including 
cans and bottles. The machine can be operated on pavenent, shoulders, 
or grassy areas. We anticipate a sizeable reduction in the amount of 
time that must be devoted to litter clean ups and possibly a reduction 
in manpower that will have to be devoted to this type of maintenance 
work. For test purposes we have assigned both of these small units 


to metropolitan areas. 


PROJECT COMPLETIONS 


Despite one of the most inclement Novembers in several years completion | 
of several projects, in addition to the emergency projects, was 


accomplished. 


In order that Christmas shoppers in the Perth Amboy=-South Amboy area 
of Middlesex County might have this facility available to them, our 
contractor engaged in replacing the deck of the Route 35 Victory Bridge 
across the Raritan River was able to expedite his work and complete 
the project before December 1. While the bridge deck operation was 
underway, our maintenance forces repaved the roadways leading to the 


structure. 


Also completed during the month was construction of the Route 23 bridge 


over Peckman Brook in Cedar Grove. The new $139,000 structure, begun 
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PROJECT COMPLETIONS, cont'd. 


last July was in replacement of an old structure, one abutment of 


which was undermined when an adjacent water main burst. 


We are foctis to discontinue a lengthy temporary detour of Route 23 in 

the Steeny Kill Lake area this month upon completion of our Route 

23 reconstruction in Montague Township, Sussex County. This reconstruction 
eliminated several sharp curvatures and steep grades in a 2.5 mile 

long section of the Route. Cost of the project, which was begun last 


December, was $577,000. 


ROUTE 1 TRAFFIC SIGNALS 


With the reconstruction of Route 1 between Trenton and New Brunswick 
now practically complete, our Electrical Bureau will shortly effect 


a synchronization of all traffic signals in the 19 mile stretch. 


This synchronization will assure drivers who maintain a steady speed 

of slightly under 50 miles per hour "free" passage along the entire 
distance. There are more than 30 signal installations involved. We 

plan to erect signs advising Route 1 motorists of the proper vehicle 

speed that they should maintain in order to benefit by the synchronization 


as soon as it has been completed and checked oute 
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MEETINGS 

In addition to the routine staff and other meetings, the following are 
a few of the conferences and meetings held during the month. 

Nove 10 = Meeting with railroad executives concerning transit situation. 


Nove 11 = Meeting in New York with Port Authority officials concerning 


freight and passenger problems. 
Nove 12 = Luncheon meeting at Downtown Club in Newark re transportation. 


Nov. 13 = Visited by Mayor DeMuro of Passaic and other officials con- 


cerning our proposed Route 21 alignment in that area. 


Nove 14 


Meeting in New York with railroad officials concerning Hudson ~ 


River crossings. 


Nov. 16 = Discussion with committee of railroad officials on questionnaire. 


Nove 17 = Visited by Senator Stout and mayors of that area concerning 
our Route 33 dualization planning. 
Nove 18 - 


All day. preliminary meeting on Departmental budget. 


Nove 19 = Meeting with Port Authority officials regarding questionnaire 


on freight in metropolitan area. 


Nove 20 = Meeting with five mayors of commnities interested in continuing 


the Gladstone branch of Lackawana Railroade 
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MEETINGS, cont'd. 


Nove 23 = Visited by Congressman Daniels (Jersey City) with regard 


to property and business locations of interest to him. 


Afternoon meeting with Automotive Safety Foundation repre- . 
sentatives and reviewed progress of their investigation 


and reporte 


Nov. 2h = Meeting with Governor Meyner and his personnel committee prior 


to afternoon Cabinet meeting. 


Dinner meeting with president of two railroads for discussion 


of transportation matters. 


Nove 25 = Met with several contractors to discuss claims by them against 
the Department and possible reconsideration of applications 


for job extras. 


Nov. 27 = Review of roads in Bergen County including some portions of 
Sussex County. 
Nove 29 = Met with Mayor and others of Madison Township concerning 


speed limits and highway construction matters. 


luncheon meeting of the Citizens Highway Committee at 


Princeton with the Federal Highway Commissioner and others. 


Met with consulting engineers who are preparing analysis of 


the proposed Camden to Atlantic City freeway's potential. 
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MEZTINGS , cont'd. 


Dece 1 = Meeting at the Turnpike offices for a review of plans for 


resurfacing, handling tolls, and to make determinations 
re joint review (Highway-Turnpike) of widening and/or other 


means of expansion. 


Afternoon meeting with several Middlesex County property 
owners, arranged by Mr. Willentz and concerning parking 


areas in proximity of railroad transportation. 


Dece 2 = Met with officials of two railroads reviewing matters 


Dece 3 - 


concerning our transportation program. 


Participated, at the State House, in ceremonies marking the 


signing of the Hudson and Manhattan tax relief bill. 


Represented the Governor at the Equal Opportunity luncheon 


in Newark. 


Dece = Met in New York with that state's Director of the Office of 


Dece 7 = 


Transportation for a review of matters of common interest to 
New York and New Jersey and discussed the scheduling of 


further meetings. 


Afternoon meeting with Mr. Rosencranz re traffic problems at 


the Tonnele Avenue Circle near the Lincoln Tunnel. 


Attended meeting with Port Authority officials re proposed 


air terminal plans for New Jersey. 


Dece 8 - Final review of the Department's proposed 1960-61 budget. 
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CONSTRUCTION BIDS RECEIVED 


Nov. 17 = Route 12 Pavement Reconstruction 
Baptistown to Little Nishisakawick Creek 
Township of Kingwood & Frenchtown, 
Hunterdon County. 
*Samuel Braen's Sons, Hawthorne $ 281,336.62 


Nov. 17 - Mullica River Bridge on Route 167 
Bass River Towship, Burlington County 
Port Republic City, Atlantic County 


*Wyle Maddox, Oak Hall, Va. 18,750.00 


Nov. 17 = Palisades Interstate Parkway 
Demolition of buildings (Burnett Property) 
Alpine, Bergen County. 
xV,. Ottilio & Sons, Paterson 29,600.00 


Nov. 25 = Route U.S. 1 & 9 Improvements 
Closing island openings, turnarounds 
Edison Township, Sayreville, Madison 
Township, Middlesex County. 


#Halecrest Company, Metuchen 451,554.55 


Nov. 25 = Burnt Tavern Road Improvement 
Route 70 to Route 88 
Brick Township & Point Pleasant 
Ocean County. 


*South Jersey Construction Co., Riverside 108 , 338.00 
Total. Construction Bids Received $ 889,579.17 


*Indicates low bidder 
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CONTRACTS AWARDED 


Nov. 


Nov. 


Dec. 


Dec. 


19 - 


19 - 


Parkway Avenue Improvement 
Ewing Township and Trenton, Mercer County 


Barrett Bituminous Co., Mt. Holly 


Mullica River Bridge on Route 167 
Bass River Township, Burlington County 
Port Republic City, Atlantic County 


Wyle Maddox, Oak Hall, Va. 


Route 12 Pavement Reconstruction 
Kingwood Township & Frenchtown 
Hunterdon County. 


Samuel Braen's Sons, Hawthorne 


Franklin Boulevard 
Rodney Avenue to Belmar Street 
Franklin Township, Somerset County 


Jannarone Engineering Co., Matawan 


Total Contracts Awarded 


UE 


$ 268,662.00 


18,750.00 


281, 336,62 


PEST TOTeI5 


660,156.57 
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PurenwU OF PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


1959 


Completion 
U. S. 0-322 Drainage 
Atlantic County 


IMMEDIATE RELEASE 


Trenton, December  - The New Jersey State Highway Department has 
announced virtual completion of a major drainage improvement along U. 5S. 
O and U. S. 322 in Egg Harbor Township and Pleasantville, Atlantic 
County 

Only touching up and other minor items remain to make the project 
100% complete. Traffic is now using the full width of both highways. 

Concrete storm drain was installed in the center mall of dualized 
Route 40 for over a mile beginning 1300 feet west of the Bede 
Ege Harbor Township line and continuing easterly to Decatur Avenue. An 
additional 2,000 feet of concrete pipe was installed along Decatur Avenue. 
This new system empties into the main storm drain line along Main Street 
in Pleasantville. 

Frequent heavy flooding in recent years indicated the need for the 
improvement. 

Cost of the improvement was 226,491, paid entirely from State 


funds. 
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BeeeeU OF PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


RELEASE THURS.P.M., DEC. 3. 1959 


ROUTE 73 - Right-of-Way 
Burling ton-Camden Counties. 


Trenton, Dec, 3 - The New Jersey State Highway Department has informed 
affected property owners it will begin negotiations within three months for 
purchase of right-of-way along Route 73 between U.S. 130 and Route 38. 

Dualization of this stretch of highway is planned by the Department. 

The entire project will lie in Cinnaminson and Maple Shade Townships, 
Burlington County, and Pennsauken, Camden County. 

Letters apprising the 25 property owners of the coming negotiations 
together with a folder describing the Highway Department's right-of-way pro- 
cedures and the rights of the property owner, were sent early this week. 

The dualizing project was part of the State Highway Department's 1958-59 
highway construction program. The Federal Bureau of Public Roads will share 
half of all costs. Bids are expected to be taken on the project before 


January 1. 
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eee or PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


1959 
IMMEDIATE RELEASE ROUTE 35 - VICTORY BRIDGE 
COMPLETION 


Trenton, Dec. 1 - Construction of a new deck on the Route 35 Victory 
Bridge drawspan has been completed and is open to traffic, the New Jersey 
State Highway Department announced today. | 

Spanning the Raritan River between Perth Amboy and Sayreville, Middlesex 
County, the Victory Bridge has been closed during the two and one-half month 
construction period. 

Scheduled so as not to interfere with summer peak traffic loads using 
the structure, the work was expedited and completed nearly one month ahead 
of schedule in order to accommodate Christmas season shopping traffic, 

Besides construction of a new steel grid deck, the project also included 
repair and modernization of the bridge's electrically operated drawspan 
mechanisn. 


The entire $150,296 cost of the project was paid by State funds. 
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Peo OF PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


IMMEDIATE REL#ASE 1959 
U.S» L& 9 = Jughandles 


Middlesex County 


Trenton, Nov. 25 - A bid of $51,554.55 submitted by the Halecrest Co., 
of Metuchen,was the lowest of six submitted to the New Jersey State Highway 
Department today on extensive safety improvements proposed for sections of 
U. S.- 1 and U. S. 9 in Middlesex County. 
This project will be financed entirely by State funds. All bids will 
be reviewed by State Highway Department engineerstefore award of the contract. 
The U. S. 1 construction willtake place entirely in Edison Township. 
Between Plainfield Avenue and Old Post Road south of the Ford Motor Company's 


assembly, plant, seventeen island openings will be closed. In addition, six 


jugnandles and turnaround ramps will be built in tnis area. 

One pair of conventional jughandles willte built at the Ford Plant, 
another pair at Old Post Road. Left hand turns from U. S. 1 will be eliminated 
and motorists will be able to enter or leave the heavily traveled highway 
without ceressing in front of the main stream of traffic. 

Turnaround ramps at Plainfield Avenue will use, in part, existing streets. 
Both Fulton Svreet and Elm Street will be used as ramps for turning movemmts 
on the west side of U. Se. 1. Lincoln, Chestnut, and Pacific Streets will 
form a square turnaround adjacent to U. S. 1 for turning movements on the 
east side of the highway. 

The U. Se 9 improvement will be in Sayreville and Madison Township. Ten 
island openings will be closed between Ernston Road and Rt. 3h anda pair of 


jughandles will be constructed at the Ernston Road-U. S. 9 intersection. 


(more) 
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1959 
U. S. 1&9 - Jughandles 
Middlesex County 


A new connecting ramp will link Rts. 9 and 34 just south of their 
intersection. This will permit all conventional moverents between the two 
highways. 

All ramps will 06 surfaced with bituminous concrete and the project will 
also include incidental widening of Rt. 3 in the area of the new connecting 
ramp. 

Road width of Ue. S. 1 and Ue. S. 9 will remain at four lanes with a 
Single lane open in each direction when actual construction is taking place 
in adjacent areas. There will be uninterrupted access to all residences md 
businesses in the construction area. 

The entire project is to be completed in 70 working days. 

Other bidders were: Hess Brothers, Inc., Parlin, $458,356.17; Middlesex 
Concrete Froducts & Excavating Corp., Woodbridge, $461,939.10; L. Zimmerman 


& Sons, Inc., Hillside, $68,703.99; Peter We Kero, Ince, Carlstadt, 485,370.1); 


Manzo Contracting Co., Inc., Matawan, »599,733.83. 
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meee OF PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


1959 
Burnt Tavern Read 
Ocean County 


IMMEDIATE RELEASE 


Trenton, Nove 25 - The New Jersey State Highway Department accepted today 
fourteen bids for construction of a new, mile long section of Burnt Tavern 
Road in Ocean County. 

Low bidder was the South Jersey Construction Co. of Riverside with a price 
of 4108,338. 

State and Federal engineers will review all today's bids before award 
of contract is made. 

The proposed construction will extend from Route 70 in Brick Township 
to Route 88 in Point Pleasant. The route follows at some locations an existing 
sand road through the pines, but through most of the project, the new highway 
will lie on entirely new alignment. 

Plans call for construction of dual roadways, of two 11 foot lanes each, 
separated by a 20 foot center island. Hard-surfaced shoulders averaging 
eight feet in width will follow the outer edges of each roadway. The roadways 
will be built with a 12 inch stone base and a two inch bituminous surface, 
mixed in place. Concrete curbing and drainage items are also included in the 
contract. 

Construction of this section of Burnt Tavern Road comes under the Federal 
Government's program for aid to Secondary Roadse Ocean County and the Federal 
Bureau of Public Roads will split all costs. 

The New Jersey State Highway Department acts in an advisory capacity, 
reviewing plans and specifications, receiving bids, awarding the contract, 


and inspecting the work. 
(more ) 
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1959 
Burnt Tavern Road 
Ocean County 


The entire project is to be completed in 100 working days. 

Other bidders were: Charles J. Hesse, Inc., Belford, $118,902.)0; 
Hess Brothers, Inc., Parlin, $119,434.20; M. J. Stavola, Inc., Red Bank, 
123,031.60; Brann & Stuart Company, Trenton, 9125,790.40; David C. Wright 
Company, Bayville, »1h3,117.10; Public Constructors, Inc., Blackwood, 
wilh ,84).50; Frank 2 Sindlinger, Inc., Holmdel, 917,76).50; Ace Manzo, Inc. 
Matawan, $148,964.60; Barrett Paving Company, Trenton, 9165,188,00; Manzo 
Contrasting Company, Matawan, »167,829.00; Peter W. Kero, Inc., Carlstadt, 
176,890.50; United Foundation Corporation, Union, $213,805.00; Central Const. 
Company, Inc. Clark, $173,983.60 

The bid of H. He. Rouse of Browns Mills was rejected because the firm 


failed to meet State Highway Department qualification requirements. 
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Pee Or PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


IMMEDIATE RELEASE 1959 
ROUTE 23 = Peckman Brook 
Bridge Completion 


Essex County 


Trenton, Nov. 18.- The New Jersey State Highway Department announced today 
virtual completion of a new Route 23 bridge over Peckman Brook in Cedar Grove, 
Essex County. 

Only minor top-soiling and painting of white lines remain to make the job 
100% complete. The new $139,000 structure is expected to be opened to traffic 
this week, 

The new bridge has a 30 foot span, slightly longer than the old structure 
it replaced, and the roadway width of the bridge deck is 6 feet with nine foot 
Sidewalks along the edges, 

Pre-stressed concrete was used in the proposed bridge's construction. 
Bridge approaches were reconstructed for 60 feet on either side of the bridge 
by constructing an 18 inch thick slab on a seven inch subbase. Both the 
approaches and the bridge deck were surfaced with bituminous concrete. 

Construction of the new bridge, begun in mid-July, came under the Federal 
Government's program for aid to Primary and Urban roads in which costs are 


shared by State and Federal Governments on a 50-50 basis. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


1959 

ROUTE U.S. 30 = Clements 
Bridge Road Completion 
Camden County. 


IMMEDIATE RELEASE 


Trenton, Nov. 18 - Virtual completion of the U.S. 30 - Clements Bridge 
Road intersection improvement in Haddon Heights and Barrington, Camden County, 
was announced today by the New Jersey State Highway Department. 

The $166,422 job was begun in mid-May and involved channelization of the 
intersection in order to promote free flow of traffic between the heavily 
traveled State highway and the local road. 

Only painting of white traffic lines and some minor top-soiling remain to 
make the job 100% complete, 

Coming under the Federal Government's program for aid to Primary and Urban 
Roads, all costs were split by State and Federal Governments. 

The channelization eliminates the necessity for motorists to make left 
turns from the middle of Route U.S. 30 (White Horse Pike). Traffic islands 
channel them through side lanes and then directly across main highway traffic 
flow. All movements are to be controlled by traffic signals. 

Proposed Interstate Route 295 will pass adjacent to the Clements Bridge 
Road - Route U.S. 30 intersection and ramps from the Freeway will connect with 


both roads, 


iti ittt tt 


59=P-10 


a 


Lr aA MWA a: Er ee, 
| ) Dey 


MERAGIO YAW HTH 37H \T2 Va 


rot) atin notanyt ain 


s 
A 
| 


ant 7 oe 
\ ei 
ad tena FD io pow et Bo 
Frees WO «9 Gig hte ee 
naits werd & agb ict 


SRY aAsbaad - a 


Ot: 


— 


im 


% iD) a hat a Fre af J ons CP: eG. ony ‘To. me ftolqmos Coecty lV r RE «vou ef ntsc 
YIGtes mhigy .2ofgitrwed baa edagiel a Reha sf Sasmeve nme ne itose 
TORT 72990, Yawrs fh odes G, gergh: walk 6 m.¥9 Yehot heom 


ostKel Lonads : her lowal bap ¥ ebm. mf GURAS ae ao. Su 100 


ray 


- « A 


Y 4 AV eee: Gis. SSSwESd: Of Piet Bo wy OL} ae ye atdomony. oF ‘"eby0, A ag os 


empes Teco t-orlt bas wontigtd, ores. t 


eter mee re 


tenet gritbon-qed wreta amps. bye. gqnil oitiesd. sd tety, to, satinkeg, 

ostotomon S20L doh 9 
nadci! bes wremtyy of & Fe qo: matgony. al tasmaysevou Laxabst. et yohay 
ferohel bre stata yd: thige ew adeeo ‘fie 


ae 
_ 


reel sas of ate ktadtom wet yi leswoen oii. eadacbat Se no pentfoansd ¢ 


Ser aes 


*. 


ett TH a ETA. 
enmsint oftter? .foxl? setcll agin) oF <2, 8 gdenh Le offbin aw 
G4s| “iam epoyop eltqstib get &b has gored ohn Myre aedt a 
a oftissd yd beliawaos ad ot a a ET RROFOR 


. 
4 
_ 

- 
‘ 

a 

ed 


abeae atasmell eAf oF tng ne tbs tea iiiw @ 


A 
ot 


: aTHOA ofatatetal & 


ae 


Yaweerd ody gork equet bas soltopanstat Of 2540 tung 
e pA a yl fg: = eit : Cee 


bry 


Peer eeOoP PUBL PC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


IMMEDIATE RELEASE 1959 

MULLICA RIVER BRIDGE 
DEMOLITION 
Atlantic-Burlington Counties. 


Trenton, Nov. 17- Wyle Maddox, of Oak Hall, Virginia, with an offer of 
$18,750 submitted the lowest of eight bids received today by the New Jersey State 
Highway Department for demolition of the old U.S. 9 Mullica River Bridge in 
Burlington and Atlantic Counties, 

All bids will be reviewed by State Highway Department engineers before the 
contract is awarded. 

The 739 foot long structure formerly carried U.S. 9 over the Mullica River 
from Bass River Township to Port Republic City. Construction of the Garden State 
Parkway eliminated the need for the span since U.S. 9 is on Parkway alignment in 
this area, 

The bridge is composed of a center draw span, two steel trusses adjacent to 
it, and a wooden trestle next to each river bank. The contract also calls for 
removal of the bridge's six concrete piers. 

The bridge approach roadways, dead-end on each side of the river, are to be 
maintained as Route 167 to provide access to property in the localized area. 

Removal of the bridge is planned to add safety to commercial and pleasure 
boat traffic on the Mullica River. 

This project, under the State Highway Department's 1959-60 Pe Seen 
program, will be financed entirely by State funds, 


No vehicles are now using the abandoned bridge. During demolition operations 
there will be a minimum of interference with boats using the Mullica River. All 
navigation lights on the structure will remain in operation and special measures 


will be taken to make sure large pieces from the bridge do not fall in the river. 


The entire job is to be completed in 75 working days. 


(more) 
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1959 
MULLICA RIVER BRIDGE DEMOLITION 
Atlantic-Burlington Counties. 


Other bidders included: Carl Widell, Merchantville, $39,995; Brann & Stuart 
Co., Trenton, $59,880; Arthur R. Henry, Inc., Northfield, $78,880; Ole Hansen & 
Sons, Pleasantville, $78,996; Pasquale Brothers, Passaic, $92,000; Shoreland 


Equipment Co., Hazlett, $96,900; V. Ottilio & Sons, Paterson, $97,000; Associated 


Wreckers, Inc,, Secaucus, $137,)00. 
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wee Or PUBLIC INFORMATION 


NEW JERSEY STATE oleic DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


Burnett Estate 
Demolition 
Bergen County 


IMMEDIATE RELEASE 


Trenton, Nov. 17 - The New Jersey State Highway Department received 
five bids today for demolition of about a dozen buiidings on the former 
Burnett Estate atop the Palisades in Alpine, Bergen County. 

Lowest price offered was »29,600 submitted by V. Ottillio and Sons 
of Paterson. 

All bids will be reviewed by State Highway Department engineers before 
the contract is awarded. 

The buildings will be razed to make way for improvement of the site 
under the Palisades Interstate Park system. 

Some buildings suitable for park facilities will remain standing, 
however, most structures on the property will be removed. The various 
structures range in variety from a Quonset hut type chicken house, to a 
mansion with a bomb shelter in the basement. 

The entire project is to be completed in 30 working days. 

Other bidders were: Interstate Wrecking Co., Inc., Springfield, 
$440,100.00; Peter W. Kero, Inc., Cardstadt, $30,550.00; Sette Engineering 


CO., Paramus, »62,008.00; Meadow Brook Nurseries, Ince Englewood, 936,050.00 
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meee Uo, PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


IM AEDIATE RELEASE ROUTE 12, FREWCHTOWN 


HUNTERDON COUNTY 


Trenton, Nove 17 - A bid of 261,336.62 submitted by Samuel Braen!'s 
Sons of Hawthorne was the lowest of eight received by the New Jersey State 
Highway Department today for reconstruction of Route 12 in Hunterdon County. 

This 100% State financed project will extend frem Little Nishisakawick 
Creek in Frenchtown easterly for 1.) miles to the beginning of the existing 
concrete pavement in Kingwood Township. 

All today's bids will be reviewed by State Highway Department engineers 
before award of contract is made. 

The proposed project includes removing the existing high-crowned surface 
treated gravel road, which is only about 20 feet wide, and replacing it with 
a 36 foot wide bituminous concrete roadway flanked by conerete curbs. 

The new road will consist of a 12 inch subbase, a six inch macadam base 
ceurse, surfaced with 14 inches of bituminous concrete. The project will 
also include incidental improvement of shoulders along the existing concrete 
portion of the highway easterly from end of the new road for 600 feet. 

The new road will be lined for three lanes, two of them for eastbound 
traffic. This step is to be taken to eliminate traffic slow-downs caused. 
by the steep up-grade encountered by eastbound vehicles leaving Frenchtown. 
Truck and other slow moving traffic will keep rizht on one eastbound lane 


enabling motorists to pass them on the grade by using the other. 
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ROUTE 12, .'RENCHTOWN 
HUNTERDON COUNTY 


There will be a minimum of interruption to traffic during construction. 
Route 12 will remain open at all times to two-way traffic. Intersecting 
streets and roads may be reduced to a single lane in the work area, tut 
only when actual construction is taking place. 

The entire project is to be completed in 90 working days. 

Other bidders were: A. J. Cunningham & Sons, Trenton, $282,11).00; 
Warren Paving Co., Inc., Stewartsville, »285,594.90; Franklin Contracting 
Co., Little Falls, 300,811.80; S. J. Groves & Sons, Co., Woodbridge, 
$305,93h.753; Albert K. Bancroft, Trenton, 9358,517.75; J. F. Chapman & 
Sons, Ince, Hillside, »385,637.753; Public Constructors Inc., Blackwood, 


$394,998.95. 
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Pvbend OF PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


1959 
Route 23 Completion 
Sussex County 


IvMEDIATE RELEASE 


Trenton, November 12- The New Jersey State Highway Department announced 
today virtual completion of a major Route 23 improvement in Sussex County. 

The 2.5 mile long section extends from Steenykill Lake to Clove Road 
and lies entirely in Montague Township. Work on the project began last 
December. Total cost was $577,000, two-thirds of which was paid by the 
Federal Government. 

The old 22 foot wide roadway was replaced by a new one 2) feet wide 
with an eight foot wide, hard-surfaced shoulder along its easterly side. 
Grades and curves of tne old road were eased. 

In addition, a "creeper lane" twelve feet wide was added along the 
road's westerly sidee This extra lane permits slow moving vehicles, such 
as heavy trucks, to be passed without the necessity of the passing motorist 
entering the lane for opposing traffic. 

Only minor items such as slope stabilization and white lines remain to 
make the job 100% complete. These items are expected to be completed early 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


1959 
Haddonfield Road, Route 73, 
Route U.S. 130 - Right-of-Way. 


IMMEDIATE RELEASE 


Trenton, Nov. 9.+ The New Jersey State Highway Department has informed 
affected property owners it will begin negotiations within three months for 
purchase of additional right-of-way at the intersection of Haddonfield Road, 

Route 73, and U.S. 130. 

Construction of a new "direct access" interchange of these roads will require 
acquisition of the property, all of which lies in Cinnaminson Township, Burlington 
County, and Pennsauken Township, Camden County. 

Letters apprising the affected property owners of the coming negotiations 
have been mailed, together with a folder describing the Hishway Department's 
right-of-way procedures and the rights of the property owner. 

Dangerous turning movements at the existing 73-130 grade separation will be 
eliminated by the new interchange. Direct access from northbound Haddonfield Road 
to Trenton-bound 130 is also planned. 

Construction will be undertaken under the Department's 1959-60 construction 
program. Coming under the Federal Government's plan for aid to Primary and 
Urban roads, all costs will be split by the State and the Federal Bureau of 


Public Roads. 
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